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INFO OCT-01 EUR- 1 2 ISO-OO /018W 

103966 151352Z/43 

R 151215Z MAY 78 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC 4300 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 
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DEPT FOR A/SY/FO, A/SY/OPS/T, A/SY/NSU 
MOSCOW FOR RSO 
FRANKFURT FOR RTC, RSS 

E.O. 11652: N/A 
TAGS: ASEC 

SUB J : LENINGRAD ATTIC PLUMBING PROJECT 

REF: A. LENINGRAD 773, B. VISIT OF AOIC/NSU 
5/11/78 

1 . THIS PLUMBING PROJECT IS THE RECONFIGURATION TO 
CORRECT A RELATIVELY MINOR DESIGN PROBLEM IN THE HEATING 
SYSTEM. IT HAS BEEN FUNDED BY FBO AND ALL MATERIAL IS 

ON SITE. 

2. AS STATED IN REFTEL, PROJECT SHOULD COMMENCE AS CLOSE 
TO JUNE 1 RPT JUNE 1 AS POSSIBLE. CLOSE TIMING IS 
REQUIRED SINCE PROJECT MUST COINCIDE WITH SHUTDOWN OF 
CITY SUPPLIED HOT WATER TO OUR HEATING SYSTEM. 

3. REFTEL CONTAINS ERROR IN MANDAY BREAKDOWN. MANDAY 
ESTIMATE SHOULD BE 20 MANDAYS REMOVAL OF OLD PIPE, 30 
MANDAYS INSTALL NEW PIPE, AND 20 MANDAYS TO INSULATE NEW 
LIMITED OFFICIAL USE 
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SYSTEM. ESTIMATE OF TWO PLUMBERS FOR SIXTY DAYS IS STILL 
VALID. BUCHANAN 
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